Registered No. HSE - 49 / 2016 


No.3068 


AMARAVATI , FRIDAY , DECEMBER 2 , 2022 


NOTIFICATIONS BY GOVERNMENT 


--X- 


G.2985 


Revenue Department - Revenue Buildings- Revised Administrative Sanction for an 
amount of Rs.2.68 Crores for construction of office building for the newly created 
Revenue Division at Gurajala , Guntur District - Accorded -Orders - Issued . 

REVENUE ( Ser - I ) DEPARTMENT 


G.O.Rt.No.1035 


GOVERNMENT OF ANDHRA PRADESH 
ABSTRACT 


ORDER : 


1.G.O.Rt.No.989 , Revenue ( DA ) Department , dated : 29.06.2013 . 
2.G.O.Rt.No.1015 , Revenue ( DA ) Department , dated : 03.07.2013 . 
3.From CCLA Lr.No.REV02-36028 / 15 / 2022 - ADMINI SEC - CCLA , Dated : 
14.09.2022 & 01.11.2022 . 


<< O >> 


In the reference 1st read above Government have accorded Administrative Sanction for 
an amount of Rs.1.00 Crore for construction of office building for the newly created Revenue 
Division at Gurajala , Guntur District . 


Dated : 02.12.2022 
Read the following : 


2. In the reference 2nd read above Government have accorded revised administrative 
sanction for an amount of Rs.2.00 crore ( Rupees Two Crores only ) for construction of office 
building for the newly created Revenue Division at Gurajala , Guntur District . 


3 . 

In the reference 3rd read above , the Special Chief Secretary & Chief Commissioner of 
Land Administration , A.P has requested the Government for administrative sanction of 
additional budget for Rs 68.00 lakhs towards construction of Revenue Divisional Office , 
Gurazala building as per estimates submitted by the District Engineering Officer ( R & B ) , 
Palnadu for onward payment to the Contracting agency M / s Srinivasa Constructions in terms of 
the interim orders of the Honb'le High Court in WP No.16099 / 2020 , Dt.03.08.2022 , as the 
Government have accorded administrative sanction for an amount of Rs.2.00 crore for 
construction of office building Revenue Division at Gurajala , Guntur District . 


Government , after careful examination , hereby accord , revised administrative sanction . 
for Rs 268.00 ( 200.00 lakhs + 68.00 lakhs additional works ) as against 200.00 lakhs towards 
construction of Revenue Divisional Office , Gurazala building in Guntur District . 


5 . 

The Special Chief Secretary & Chief Commissioner of Land Administration , A.P and the 
District Collector , Guntur shall take further necessary action accordingly . 

6 . 


This order issues with the concurrence of Finance ( FMU - Works ) Department , vide their 
U.O.No.1843775 FIN01 - FMUOPC ( REV ) / 7 / 2022 - FMU - WORKS , dated : 28.11.2022 . 

( BY ORDER AND IN THE NAME OF THE GOVERNOR OF ANDHRA PRADESH ) 


G.SAI PRASAD 

SPECIAL CHIEF SECRETARY TO GOVERNMENT ( LAND ) ( FAC ) 


To 

The Special Chief Secretary & Chief Commissioner of Land Administration , A.P. Mangalagiri , Guntur District . 
The District Collector , Guntur & Palnadu Districts . 


Copy to : 

The Accountant General , A.P. Vijayawada 

The Director of Treasuries & Accounts , A.P. , Vijayawada . 


The Pay & Accounts Officer , Vijayawada . 

The District Treasury Officer , Guntur & Palnadu Districts . 
SC / SF 


// FORWARDED :: BY ORDER // 


SECTION OFFICER 


